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GENERAL SERVICES ADMINISTRATION PROlCrr IM D c r t i \/ p 

PuBUC BUILDINGS SERVICE, WASHINGTON 25 o.c. rKUJt ^ I DIRECTIVE 

(FOR OFFICE USE) BUDGET 

• : . _ SHEET 1 OF/^SHEETS 

,ITU Central IntaUlganc, Agency" ’ 

STREET 


EST 


PROJECT NO 44122 


CITY 


AUTHORIZATION 


Langley, 


state Virginia 


OESCRIPTIVE DATA 


area of s i t f 


PROJECT AS AUTHORIZED 

Estimate - 3 / 23/56 


tentative sketches 
date [August i o 57 


ground AREA of building 
total net floor area 


SQ. FT. 


SQ.FT. 


total GROSS F LOOR area 
VOLUME 


1,520.000 so. FT. 

- 2 : 170 ! " 


basement and 


O OP SQ.FT. 

CU ■ FT. 
STORIES 


~ 1, 056 7571 It”: 

1,625.694 sq.fTT 
_ 23.66l.02iA c u , ft. 

stories 


financial data 

SITE OR ADDITIONAL LAND 
E X TEN S I 0 N 


REMODEL 1 NG 


MECH . EQUIP. IN EXTENSION 
MECH. EQUIP. IN OLD BLDG. 


general contract 
Reserva t I 0 N s 


CONTINGENCIES 


FURNITURE 

'"’TjE NTS AND MOVING 


j_40.140 f 000 
_ 1,860.000 
1.700. OOP 


^40, 5 90. OOP 


l^^OOO 

T, 700 7000 


F DRA WINGS AND SPEC, 
SUPERV I SI ON 


OFFI CE EXPENSE 


GENERAL EXPENSES 
TOTAL E STIMATED COST 


ilsfjg.ooo 

360.000 

100.000 


authorized limit 

OR DEFICIT 


OF COST 


COST PER C U . F T . ( N . 8 . OR EXT. 


j__ 2 ^ 300,000 

_x x X X X X X 

» 76^.000,000 

x x x x x x x 


» 2,040.000 

~~4 6o |ooo 

lOo.oob 


,5 00,000 

L2.000 

mm 


SELECT EO 


STATUS OF SITE ACQUISITIOW 

J ± ; CONDEMN ATI ON F I LED 


19 


ACQU I RED 


19 


At T E RN AT E S : 


OPTIONS: 


NOTES: 


(1) Omit Auditorium, Deduct* 570,000 

(2) " Enclosed Corridor Deduct $60,000 JJJJ'J **• 


n ai 

o » m Safa, jjjjjj* »« iae lass 

te ‘er«» ° f C,A 

'lastiKad at 1 r,Wsin 
Authority i ua , A ® 


'V ? 



APPROVEO B Y DIRECTIVE BOARD 
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GENERAL SERVICES ADMINISTRATION DDniCrT rMDCri 


PUBLIC BUILDINGS SERVICE, WASHINGTON 25 , D.C. 


PROJECT DIRECTIVE 

RESERVATIONS 

SHUT > OFAiTSHUTS 


EST 


mojict title Central Intelligence Agency 


PROJICT NO 44122 


STRUT 


city Langley, 


st ati Virginia 


CHARACTER OF PROJECT 


RESERVATIONS 


ITEMIZED LIST ** 

AMOUNT 

1 NSTALLED 
BY GENERAL 
CONTRACTOR 

NOT IN 
GENERAL 
CONTRACT 

BOOK STACKS - 1 METAL I 

"Rone 


X 

•bulletin and directory boards 

In contrac 

t x 


•CASH AND STAMP DRAWERS ( REMOOELEO PROJECTS) 


X 


•CASH DRAWERS AND CASES (NOT IN P.0. SCREEN COUNTERS) 


X 


’CASHIERS WINDOWS (USE 2*-8" P.0. WIKOOWI 


X 


Off-site Electric 

174. OOC 

Sk 

X 

CONSTRUCTION ENGINEERS OFFICE 

25. OOC 


X 

Special Requirements — — 

200 . OOC 


X 

^t^^*>,A-T-iJvw.-R.vw-N+'Hvc Substation . 

409* OOC 


X 

ELEVATORS, ESCALATORS AND ELECTRIC D.W. 

in contrac 

t 

X 

’EXTERIOR LAMP STANDARDS 

In enntPi« 

t X 


Auditorium Seats 

ioS 


X 

LABORATORY EQU 1 PMENT 



X 

LANDSCAPE PLANTING 

200. OOC 


X 

L 1 GHT BULBS AND TUBES 

In contrac 

t 

X 

Mfl-an s - 1 mriuTFrmiu KDPM Air Conditioning v . 

"300,00c 

• 4 

X 

MURAL PAINTING, SCULPTURE. ETC. 



X 

PHOTOGRAPHS (.FINAL ) 

T2 XX 


r* x 

Projector A Public Address 

50t00( 


X 

• -Maintain & Repair itoads 

7570W 

1 X 


*P.O. LOCK BOXES, (DROPS, ETC.) 

- 

X 


•p.. 0. LOOKOUT OBSERVATION UNITS AND GLASS 


X 


*P.O. MAILING VESTIBULE DOORS 


X 


•P.O. SCREFN CO JMFPITo 


V 

X 


•p.O. SERVICE HOUR SIGN HOLDERS (REMOOELEO PROJECTS) 

_ 

X 


• h4r-»Nw«»» Fire Detection in Secure Areas 


L- x 


•push AND PULL BARS •' ' ■■ 

In contrac 

t X 


•SHELVING - (METAL ) 

^ f OCK 


X 

•SIGNS - (STAMPED METAL AND DE C AL COM AN 1 A ) 

5. OOC 


X 

SITE SURVEYS 



X 

SOIL. TEST AND BORINGS 


1 

X 

TELEPHONE INSTALLATION |fT COttdliit OoIT ' 

- 


X 

TESTING MATERIALS 

lO^XX 

1 

X 

•TITLE CARD HOLDERS 1 

is flat 

1 

X 

•TITLE LETTERS - (EXTERIOR, METAL) 

In aoutrai 

It x 


•TOILET STALL TRAYS ( WOMEN ONLY ) 

mm 

X 


UTILITY CHANGES ' 

_ 


X 

•vault DOORS 

In contra< 

It X 


VENETIAN BLINDS 

In aastrai 

it 


Duplication k Advertising 

TOTAL 

7000 


t- | . 


TT^zrnoi 

IM 


•STANDARD ITEM FURNISHED BY THE GOVERNMENT. DELIVERED F. 0.8. TO NEAREST RAILROAD STATION OR STEAM- 
SHIP oock. ^fe4^ S ^0tf2/tfe/ 1 ff l ; u 6IA-RbPW- c tf45?) , feA6&l[^0030001-2 

KBCallowjhc - PCE — 9/13/57 

C St- 1000 2 ZM-C' 


3 $ A FORM UN 


«* E * AAPHrp*<*c| E«i5R*lfm?(mQ^ni|CIA-RDP^^)9^^00gp^^ c T , y E 


PUBLIC BUILDINGS SERVICE, WASHINGTON 25, 0*C. 


SITE DEVELOPMENT C P 
SHEET 4 OF X5 SHEETS W 


PROJECT TITLE 


STREET 


.ntelllgence Agency 
tere Building ' 


city Langley 


project no 44122 
state Virginia 


(ATTACH SURVEY AND PHOTOGRAPHS; 


AREA OF SITE (LESS AREA OF BLDG.) 129 Acres 


character of LOCALITY Rural and public lands 


cop i mgs None 

curbs - driveway 6 W Concr ete lot; None 

DRIVEWAYS)- 


EASEMENTS A RIGHTS-OF-WAY 


E NCRO ACMMEN TS 


EXISTING STRUCTURES 

FENCES 


FIRE LIMIT 


FLAGPOLES (GROUND) 


street: None 



RETAI N I NG WALLS 


21-1 


.tic concrete - 8" 


seeding (areas) All areas not occupied by building and pavin 

SI OEWAIKS N 


SO DOI NG 


STEPS (IN APPROACHES) 


SURFACE DRAINAGE 


TOPOGRAPHY 


PR? 



ZO N I NG 


ALT E R N A T E S 


OPTIONS 


NOTES: 


* Not Included in present cost estimate 


r-51-1060 
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P - 8 L ! C 3 j ! L C 


PROJ 


NG AF^fW/feH FoiSiRetease £002/02/11 : CIA-RDP78 


PROJECT TITLE 


STREET 


Central intelligence Agency^ 
ikadquartera Bu-nrHn g 


SHEET 5 OF 15 SHEET* 

project no 44122 


OS 


CITY 


0 EMERA L DATA 


Langley 


STATE 


Virginia 


ALTERNATES 


LOCAL PRODUCTS 


Aluminum Sash 
Concrete 


mandatory 


OPTIONS 


SPECIAL REQUESTS ( C 0 R R E S P 0 N D F N C E ) 


EATER I OR 
AREA WALLS 


AND COPING 


CH I MNEY 


Concrete 


CORNERSTONE 


Steel for Boiler Stacks 


CORNICE 

entrance detail Precast Stone 


Granite 


None 


STEPS 


HANQRA I LS 


Granite 

Aluminum 


doors Glazed Aluminum 


CHEEKBLOCKS 


Granite 


exterior LGHTC, . FIX. 


grilles 


ncs ai ff screens 
louvers 


Entrance Soffit Lights’ 
None ~ 


Behind Louvers Aluminum 


Aluminum 


ornamental metal 
parapet 


Aluminum 


PENT HOUSE S 


None 

Concrete 


.PLATFORM (LO APING OR MAILING 
-MO F — -LEV E L _0 R P I TCHEpLevel 


Concrete 


MATERIALS; 


insulation Impregnated Fiber B oard 
skylights none 77777 

-r — — u L A b o ; 

spandrels Concrete 

-TITLE letters None (Signs at Gates) 

TRIM Precast Stone 


Built -up with Slag Special roof at 
2nd fl. 


wall facing (above w.T.) Precast Stone 


-WALL facing (below w.t.) Below 1st fl . line 
-WEATHER BUREAU EQU IPM ENT None 

-WIndow-type Projected 
_storm sash None 


MATERIALS: Steel 


GLASS: 


MA T E R I A I 


Double Strengt h" 


DOUBLE GLAZING 


J0T6 8 ; 


31-1060 
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S#pt«*b«r 1^50 



general s 

pubi i : bui ■ o 


*' C£s AOMIN i 4 T I ON o c » , 

clN AppftH/^.FersReJ$a^e 2 gpQ 2 ^ 02/11 : CIA-RDP 78 £l 4506 AQD 0 ^ 0003 g 0 ^ 1 (-^ 

- MTERlOfc <ATERIai 


"° ,tcT TITL£ 

— QBadO'Wrt.ono 1 )„J 1 JJ “ * 


street 

ITEM ~ 

Floor 

~~f i e l o ~ — 

"borde r - 

BASE ~ 

PLINTHS " 

WAINSCOT ' * 

height 

WALLS 

-ABOVE WAIN SCOT 

CEILING 

CORN ICE ‘ 

COLUMNS 

BASE 

wainsco t 

HEIGHT 

-ABOVE W A I m s r n t 
TRIM ~ 

~- Mop See Sppn , 

w I N Do W 

REVEALS 

STOOLS ~ 

-C H * I R gill 
-PICTURE H’LD'r. 
RAQlATQR EN CLOSURES 
-SCALED PART I T inn 
HOVABL F P A R T I T I n y 

I ^ILET ENCIOs urfs 

-WATER 

SHOWER 

-M UL1L ~ 

-ST AIRS 

TREADS 

-RISERS 

-PLATFORMS ‘ 

JTR | NGERS 

WALL ~ 

WELL ~ 

-PAC I A 

JEWELS 

AUU1S 

- h *»p mu 

—IP all 
-WELL 

RAILINGS ' 


Eanglev 


UbAUyUf'UUU. 3 girj>l|-,y £ 

HTERlOfc .ATERIALS 

H£ET 6 15 SHE ETS 

PROJECT no 

— — 44122 ^ 

state . . 


M122__ 

Virgin ia 

PI N. 


~AspliaIt Tile' 


Ueramic Tile 


Flas ter ~ 

S^sp.Acoust. Tile 

blaster ~| 

Asphalt Tile ' 

- S,F.T. 

£ usp. Plaster 

__i>oeex 

Stee^ " " 

“ — 

£i££l 

t==4 



Geraialc Tji e 
. Ceramic T-n a ' 

_ Keene Cement 
Exposed 


Sk °c - 3-6695 


Approved hor 


> 78 - 0450 ? 





















• EM ERA E R V I C E S MINISTRATION PRC iCT 1 R E C 1 

public bu R^ife s 2W)2W2/iei- : Cl A-RDP 78 -O 45 O 6 AQftQ 2 .OQQ? 0 Og(lA 3 E R I A l S 

SHEET 8 Of 15shEET$ 


DS 


PROJECT TITLE 


Central Intelligence Agency 
.Headquarters Building 


PROJECT NO 


44122 


STREET 


CITY 


Langley 


state Virginia 
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GENERAL SERVICES A DM I N I S T R A T I ON PROJECT DIRECTIVE 

PUBLIC BUILDINGS SERVICE, WASH I NGTON 25 . D. C . INTERIOR MATERIALS 

SHEET 9 OF 15 SHEETS 



PROJECT TITLE 


Central Intelligence Agency 

tfeadctuartiera Building 


project no 44122 


>mtT '■ cuy Langley state Virginia 


\ TEH 

F '«* 10 

FIR. n 

f.r. u 

F L 00 R 




FIELD Acil 

l Resis.Vvnal As oho 

Acid Resis.Vvnal Asi 

Cement 

BORDER 




BASE 

S.F.T. . .. __ 

Same as Ho or 

Exposed 

PLINTHS 




WA 1 NSC 0 T 




HEIGHT 




WALLS 

EoF.T. 

Plaster 

Exposed 

ABOVE WAINSCOT 




CEILING 

Plaster. 

Susp.Acoust. Tile 

Exposed 

CORN ICE 




COLUMNS 

S.F.T. . 

Plaster 

Exposed Cone. 

BASE 

S.F.T. 

Same as Floor. 


WA 1 NSCOT 




height 




ABOVE WAINSCOT 



! 

TRIM 

, 



DOOR 

Steel 

_{Steel and Wnnri 

Steel 

WINDOW 


(See Spen. 


REVEALS 




STOOLS 




CHAIR RAIL 



L 

P ICTURE M * L 0 ' G 




RADIATOR ENCLOSURES 

! 



GLAZED PARTITION 




MOVABLE PARTITION 


PI .Board . on. Stl ,StA< 

Is 

TOILET £ N C L G _5 UJLL.S . 




WATER CLOSET ... 




SHOWER 


r i 


URINAL | 




stairs 




TREADS 




RISERS 




PLATFORMS 




STR INGERS 




WALL 




WELL 




FACIA 




NEWELS 




SOFFITS 




HANO RAILS 




WALL __ 




WELL _ 




RAILINGS 














.1 i . . i ,ii i i .i , 
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SE N E R A l SERVICES ADMINISTRATION 

PUBLIC BUILDINGS SERVICE, WASHINGTON 25, D.C. 


PROJECT DIRECTIVE „ 

INTERIOR MATERIALS 
SHEET 10 OF 15 SHEETS 


project title Central Intelligence Agency 


STREET 


city Langley 


PROJECT NO, /|/t T0 ? 

state Virginia 


r in. 14 



f IN. 15 



FLOOR 


FIELD 


ER 


BASE 


PLINTHS 


WAINSCOT 


HEIGHT 


■ S 


ABOVE WAINSCOT 


G 


lAsph. Tile 


Ceramic Tile 


Asph. Tile 



. Acoustic Tile 


COLUMNS 


BASE 


Plaster 


Asphalt Tile 



SSA-WASH OC 53-6695 
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SHEET 11 OF 15 SHEETS 


PROJECT TITLE 


STREET 


Central Intelligence Agency 


city Langley 


PROJECT NO 44122 

state Virginia 



PICTURE M ' LD * G 


RADIATOR ENCLOSURES 
GLAZEO PARTITION 
MOVABLE PARTITION 
TOILET ENCLOSURES 

WATER CLOSET 

SHOWER 


STAIRS 

TREADS 

RISERS 

PLATFORMS 

STRINGERS 

WALL 

WELL 

F AC LA 


Cem.l CJ. Abrasive Nose 


jailing; 


G s A-WASrt DC 53-6695 


(23 A FORM 1M 
Siotinlir 1090 
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PUBLIC BUILDINGS SERVICE, WASHINGTON 25, D.C. INTERIOR MATERIALS 

SHEETS 12 Of 15 SHEET 



. IAIIfT TIT1 , Central Intelligence Agency 

PROJECT TITLE f e> J PROJECT NO / /\01 

Headauarterw Hn-H Ai ng 44A«<« 

STREET 

CITY Langley state 

Virginia 

GENERAL ITEMS 

BULLETIN BOARDS 

Aluminum. 


JLAlii 

None 


COUNTERS 

Wood with Formica Tops 


COUNTER RAILS 

None 


DOORS 

TYPICAL 

l-3/4 tt Flush Hollow Metal and Flush Birch Veneer Doors 

STAIR 

1-3 /A" Flush Hollow Metal Class "B" Label 


FIRE 

1-3/4" ^lush Hollow Metal Class "B* and Class 

"A" Label 

BREAKOUT 

SPECIAL 

Vestibules: Glazed Aluminum 


Wood Door in Dwarf Partition 

0 1 RECTORY BOARDS 

None 


DUMB WAITER 

Standard 


ELEVATORS 

FLOOR FILL THICKNESS (SEE PROJECT D 1 R E C T 1 V E , ME C H A N 1 C A L ) 4-lA" 

H ANG 1 NG ROOS 

Steel 


HOOK STRIPS 

Wood 


MAI L CHUTE 

None 


P. 0. LOBBY DESKS 

None 


P.0. LOCK BOXES 

None 


p.o. screen windows None 

SHELVING 

Metal - In Reservations 


TELEPHONE BOOTHS 

Standard 


V ENET 1 AN BL 1 NOS 

Aluminum 


WIRE MESH W I N DO W 

guards None 



clocks Synchronous Automatic Self -Regulating 


SPECIAL LIGHTING FIXTURES 


Entrance Soffit 


NOTES: 


Approved For Release 2002/02/11 : CIA-RDP78-04506A000200030001-2 
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GEKEfUl SERVICES ADMIN I ST RAT I 0 K PROJECT DIRECTIVE 

STRUCTURAL 
SHEET 13 OF 15 SHEETS 


r e 9. .DINGS SERVICE, WASHINGTON 25 , D.C. 


project title Centre! Intelligence Agency 


PROJECT NO l)bjal22' 


STREET 

city Langley 

state Virginia 

L®JsT0R 1 ES AND 1 

>0 BASEMENT n^P ART BA5EME N T 

| ~) PULL B A S E M £ N T 

FUTURE EXTENSIONS: 

lateral r.n.ts i x Jno 

VERTICAL LtJsTO R 1 ES 

FLOOR LIVE LOAO 

occupancy 

WIND FORCE 


^auditoriiB* -fixed seat* 

, laboratories, etc* 

* ^ 9 9 i 


Roof 25 p*f 

Penthouse 125 P*f Elevator Mach. Floor* 

150 pef Air conditioning each, rooms 
General _60 psf Toil' 

2 pgj lu 

20 psf Partitions genera-lly 
20 ou. ft* Stack ru. for libraries 
100 psf Lobbies jSo^gidors f Stairs ,Pro j- 

125 prf to i tT >ult 

150 psf Stage firs, telephones equip. nas 
» index nas. & shops on 
Loors 







Basic 2 Q 
SEISMIC FORCE 

None 


1 8 5 / S } . FT. 


COEFFICIENT 


CLASS OF STRUCTURAL CONCRETE 


RQO F 3000 p«l 

F LOO R S 3000 pei 

cols . 3750 psi & 3000 pei 

FOUNDAT I 0 N 2500 pei 


CO NST RUCT I ON [C HEC K DE SIG N ATION) 

GENERAL [HDwaLL BEARING L JEjS KEL ETON dH S K E L E T 0 N W I T H SELF-SUPPORTING WALLS 

Cafeteria - Structural steel frame, metal deck - non-combustible 
Bo: .ler House - Structural steel frame, concrete slabs - non-combustible 
ludltoriu* •» Concrete dome 

1L°2 Concrete columns, wide slab band girders & one-way aolid slabs. 

ce ili n g ( unoer roof ) Suspended 

■ L ?° — Framed - Concrete columns, two-way ribbed flat slabs typical. Solid slabs 
and beams for core areas. 

* On ground - 6" reinf. (6* s 6* - #U x #1» steel fabric) concrete slab on 6* of drained 
* i*s.EMEN_T_ floor reinf. concrete slab on 6" of drained porous fill.P orou * fille 

B A S ’ T WATERPROOF.NgLDyES dU NO HYDROSTATIC PRESSURE 0 


«* Daspproof a ll walls below grade retaining earth 

TILE DRAInOPyES □ NO DISCHARGE: I I I GRAV I TY I IsUMP I 1 I TO SEWER 

bas't bearing walls Reinforced concrete 


F EET 

TYPE 


jn DR r WELL 


exterior walls Pre oast reinforced concrete 

FOUNDAT I ON LUsP READ F 0 OTJ NGS I ) P ILES f I ca ISSOn ! \ MjA TJT_ 60Q0 pSf UNIT LOAO 

JJL IER . IOR stairs stook steel 

notes: * -All oonorete slabs on the ground shall be separated from the porous fill 
with one layer of fiber reinforced waterproof paper. The porous fill shall be drained. 



eeeenea* v y agriculture tile under floor drains for draining porous fill wafer- 

floor slabs on the ground. Space underfloor drains in outer beys and not over 100 feet it 
onnters. All tile drains shall discharge into a subsoil catch Dasin before entering sew or. 
AlP- tunnels, etc. shall be waterproofed with metallic waterproofing on walls, 

^loor and ceilings as necessary wH8WTll!i "Wains will not dispose of seepage water 0 
Slabs on the ground shall have integral finish, depressed as necessary for special 
finishes. 
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SEN E 

p, J 0 L I 


e c t i v e 

MECHANICAL 


Central - 


SHEET 14 Of 15 SHEETS 


PROJECT TITLE Intelligence Agency . 

aearinn«rt.<»i»g Building 


ME 


PROJECT NO. 


STREET 


44122 


CITY 


Langley 


PRINKING 


state Virginia 


WATER SYSTEM 




M. RE rrotectiqn Standpipe for Inter i or - Hydrants for Exterior 
ga j _ bottled for Incinerator r Lab». , fi nd Bo ilgr IgnltJnn 
sani tary sewage To Countv Seewr 


§-LMjjJjL A JJ.R sewers Discharge into Existing Streams 

LAWN SPRINK L £ R SYSTEM NO 


HEAT! 1C 

type of 


SYSTEM 


Steam 


^0 I L ERS 


FUEL 


ASH D | SPOS AL 


Steam - High Pressure 

Oil with Coal Standby (Future) 


^ vcu. ia. uy UL/ULTCV 

Pneumatic Suction System (Future) 


ELECTRICAL 

C LOCKS. 

^jjM£im^n_o jj_SY STEMS P.A. Syatem Auditorium conduit and ou tlet* oniTT 
9 rc — Q.fERA'.QRi I* or Rol l -up Doors to Loading Dock s and Power Plant 

F I rr TDl rvr T3 j II n —————— , . ... 


Synchronous Automatic Se lf-Reg uia t-I ng 

. v. TT7T77T7 5 * c 


e lectric eye For Kitchen and Pantry P oors 

Hli-AkARMQgn gral Alaraa and Presi gnal Ala^m Circuits with t» ClroiHt 

p rojection equipment Conduit & Outlet s " — *- 

BLAJ 1 L 2 Conduit & Outlets " 

TVJ i . tF.. 1 4 


5 J- - I C £ — 3>3 K V Qqd» Dlsta 4 KV for Large Poier Load 

e- I J* L. ™ ’ ■ 


signs None 

li-kif hones Public System and In ternal System 

tr ansformers Yes. As re quired . 

JJ-HPER floor ducts Cellular Deck - 4 Cell ~ 

- - r c H m e n * s system Closed Circuit Supervised Ty pe 

> L- - R equipmen t Isolated Equipment 


FLOOR FILL THICKNESS: -4-1/2" 


ILLUMINATION 

EXTER I OR 
I N TER I 0 R 


Street 


ELEVATORS 

FREIGHT— 


Fluorescent Generally 


- -Incandescent 


NUMBER AND TYPE 2- 


RAJSENGER — NUM8ER AND TYPF 


None 




ESCALATORS 

MCHANKAL YEPTi-LA.LLOJL “ ’ 

SCO PE . Toile t^ Qarage Area - Bldg. Maint. Shops and Special Areas. 

AIR CONDITION I N (T C J£_ 

Hlfl Entire Office Areas. Auditorium and Cafeter<a 

L X PE OF SYSTEM Ext-Hlgh Pr essure Indu otion - Int. Caov, 

SA f L Y et mo mach t wart — Combination Belt and Vertical ChAinM C^S^: 


~ — — ■ emu vervi cao. una i n Ksoxiveyor 

mVHAT.c tunes 3 lis tens - 4" Tubes - Completely aut oiaatLo - 173 8ta t 



MISCELLANEOUS SVi 

SMlMUi SYSTEM 

altcnnates Reoeased Fluorescent Fixture s 

OPTIONS 


- gT< * ! outl * tB .f or T»V. at doors to oentral station” 5 o adult andT 

ApproveS For* pifea'se & 85/(8^ A»tof3«Wf0O0 1 -2 




